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PAGE 01 KARACH 00735 25III8Z 
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ACTION NEA-09 

INFO OCT-OI ISO-00 EB-07 /017 W 

042636 

R25I030Z APR75 
FM AMCONSUL KARACHI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 8799 
AMEMBASSY ISLAMABAD 
AMEMBASSY BEIRUT 
AMCONSUL LAHORE 

UNCLAS KARACHI 0735 

E.O. 1 1652: N/A 
TAGS: BTIO, PK 

SUBJECT: FOREIGN GOVERNMENT TENDER: PRE-TENDER QUALIEICATION 
FOR DADU MORO BRIDGE PROJECT. 

1.535/02/T00I6 

2. 042575 

3. S. ALLAN 

4. 535 PAKISTAN 

5. Q 

6. A REPLY TO 

6.B CHIEF ENGINEER 

6. C IRRIGATION DEVELOPMENT, SIND, 

ONE UNIT BUILDING 
HYDERABAD, PAKISTAN 

7. - 

8.051575 

9.201 

10. 9916403-20000. CONSTRUCTION OE BRIDGE, RIVER TRAINING 
WORKS, APPROACH ROADS AND EMBANKMENTS, COMPRISING 
FOLLOWING ITEMS: 

(1) BRIDGE STRUCTURE WITH ELEVEN MAIN SPANS, EACH ABOUT 317 
FEET LONG, TWO END SPANS ABOUT 233 FEET EACH, TO BE MADE OF 
PRECAST, PRESTRESSED GIRDERS, LAUNCHED ON PRESTRESSED CON- 
CRETE BOX GIRDER CANTILEVERS, REINFORCED PIERS AND ABUTMENTS 
WILL BE SUPPORTED ON CIRCULAR RCC WELL FOUNDATIONS, (2) RIVER 
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AND EMBANKMENTS APPROXIMATELY 8 MILES IN LENGTH. TOTAL PROJECT 
COST ESTIMATED AT DOES 20 MILLION. 

CHIEF ENGINEER, IRRIGATION DEVELOPMENT, HYDERABAD, PAKISTAN, 
REQUESTS TENDERERS TO APPLY FOR PREQUALIFICATIONS FIRST. 
INTERESTED FIRMS SPECIALIZING IN CONSTRUCTION OF MAJOR 
BRIDGES SHOULD SUBMIT IN WRITING APPLICATIONS FOR PREQUALI- 
FICATION FIRST. INTERESTED FIRMS SPECIALIZING IN 
CONSTRUCTION OF MAJOR BRIDGES SHOULD SUBMIT IN WRITING 
APPLICATIONS FOR PREQUALIFICATION, SHOWING THEIR 
ORGANIZATIONAL STRUCTURE WITH LIST OF ENGINEERING PERSONNEL, 
THEIR QUALIFICATIONS AND EXPERIENCE, RESOURCES, EQUIPMENT, 
PREVIOUS EXPERIENCE ON SIMILAR OR COMPARABLE PROJECTS. 

IN THE CASE OF A JOINT VENTURE THE CONTRACTORS SHOULD 
DISCLOSE THE COMPLETE RESOURCES OF THE JOINT VENTURE FIRM. 
CONTRACTORS WHO ARE ACCEPTED FOR INCLUSION IN THE 
PREQUALIFIED LIST WILT. BE GIVEN OPPORTUNITY TO EXAMINE AND 
DISCUSS THE DESIGN OF THE PROJECT. THE PROPOSED BRIDGE WITT. 

CROSS THE RIVER INDUS AT A SITE ABOUT 250 MILES NORTH 
WEST OF CITY OF KARACHI. SOURCE OF FINANCING IS NOT YET 
DETERMINED BUT GOVERNMENT OEFICIALS HAVE INDICATED THAT 
PROJECT WILL BE EINANCED WITH PAKISTAN S OWN FOREIGN EXCHANGE 
HOLDINGS IF SUITABLE LOAN FACILITES ARE NOT AVAILABLE. 

DEADLINE FOR RECEIPT OE PREQUALIFICATION REQUESTS IS MAY 15, 

1975, HOWEVER DEADLINE MAY BE EXTENDED IN INDIVIDUAL CASES 
PROVIDED EXPRESSION OF INTREST IS GIVEN BEFORE MAY 15, 1975. 

CABLE ADDRESS: "CHIEF ENGINEER IRRIGATION DEVELOPMENT, 
HYDERABAD, PAKISTAN." TELEPHONE: 26748 HYDERABAD. 

TIGER 


UNCLASSIFIED 


NNN 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 05 JUL 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 05 JUL 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 
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Copy: SINGLE 

Draft Date: 25 APR 1975 
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Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 
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Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 45-1 026 
From: KARACHI 
Handling Restrictions: n/a 
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